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Improvement  Res.  No.  971-1958 

For  the  Vacation  of  Pennsylvania  Street 
from  the  west  property  line  of  Dubois 
Street  to  the  east  property  line  of  the 
first  alley  west  of  Dubois  Street. 


Resolution  Adopted: 

April  22,  1953 

Confirmed: 

Bids  Received: 


Contract  Awarded: 


Contract  and  Bond: 
Contractor: 

Report  Completed: 


Assessment  Roll  Confirmed: 

Nov.  2k.  1958 


dec l Atopy  resolution  no.  pf-1958 

B.  0.  # 181*  - '58 

For  the  Vacation  of  Pennsylvania  Street  from  the  west 
property  line  of  Dubois  Street  to  the  east  property  line 
of  the  first  alley  west  of  Dubois  Street. 


PLANS  ORDERED:  April  21,  1958 

ADOPTED  : April  22,  1958 

ADVERTISE:  NOTICE  TO  PROPERTY  OWNERS:  Apr.  25  & May  2,  1958 

HEARING  ON  CONFIRMATION:  Thurs.  May  15,  1958,  700  P.M. 

CONFIRMED:  May  15,  1958 

ASSESSMENT  ROLL  ORDERED:  May  15,  1958 

ASSESSMENT  POLL  APPROVED:  Nov.  5,  1958 
HEARING  ON  CONFIRMATION 

OF  ASSESSMENT:  Mon.,  Nov.  21*,  1958,  6:30  P.  M. 

NOTICES  SERVED:  Thurs.,  Nov.  13,  1958 

ASSESSMENT  ROLL  CONFIRMED:  Nov.  21*,  1958 


• Cory 

DECLARATORY  RESOLUTION  No. 


97/  -9  58 


For  the  - r>p»r.i„fl  ^r.rlaQr^notir.r>  r>f  r.f  ,.,^y  Ovr-  ..HHiy  p-.r-p^c-^r^  Of  Pennsylvania 

Street  from  the  west  property  line  of  Dubois  Street'  to  the  east  property  line 
of  the  first  alley  west  of  Dubois  Street. 


nM“  d$¥*8&M£eSW&t 

to  the  east  property  line  of  the  first  alley  west  of  Dubois  Street. 


All  as  shown  by  a plan  of  such  proposed  Oponing  Vacation  Condemnation  of  right  of  way-  for  utility 
pu»poooo  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


The  cost  of  said  Vacation-  Oponing"  Condemnation  of  right  of  way  fog  "Utility  pmipoooo  shall  be  as- 
sessed against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  jp°37 


nation  of 


in  of  night  ol  way  ftn*  utility  wui-pesftB  is  described  as 

Addition,  said  addition  inclusive  to  th 


follows. 

e City  of  Fort  Wayne,  Indiana 


■All  loto  and  lawdo 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 

Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  bj^faoove  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplement^  thereof. 

The  vacation  of  the  above  described  Street  and  alloyo  shall  be  subject  to  an  easement  for  the  use  of  the 
City  of  Fort  Wayne,  Indiana,  and  other  public  utilities  for  the  construction  and  maintenance  of  sewers, 
water  mains,  gas  mains,  electric  pole  lines  and  conduits,  telephone  and  telegraph  pole  lines  and  conduits. 

vacation  are  situated  in  the 

30  north,  Range  13  east  and 

lie  wholly  within  the  corporate  limits  of  the  City-  of -F^rt  Wayne t Indiana. 


* • •)  • 


Fort  Wayne  2.  Indiana 


To 

Subject. 


EDWARD  GREEN,  CITY  ENGINEER 


VACATE  - PORTION  OF  PENNSYLVANIA  ST.  (DUBOIS  SUBSTATION  PROJECT) 


Immedi ately  prepare  a resolution  for  the  vacation  of  Pennsylvania  Street 
from  Dubois  Street  to  the  first  alley  west  of  Dubois  Street. 


This  is  in  connection  with  the  City  Light  & Power  works ' Substation  requirements. 

We  have  reached  an  agreement  with  Mr.  S.K.  Frankenstein,  concerning  his  lot. 

We  should  now  proceed  immediately  with  this  project. 


B . J f/ SWANS  ON , CHAIRMAN 
BOARD  OF  PUBLIC  WORKS 

Signed  JHih 


Attachmenh- 


Reply: 


April  22,  1958 


Declaratory  Resolution  No.  971-1958  for  the  vacation  of  Pennsylvania  Street  from  the  west 
property  line  of  Dubois  Street  to  the  east  property  line  of  the  first  alley  west  of 
Dubois  Street,  completed  and  attached. 


SENDER:  REMOVE  & KEEP  2ND  COPY  — RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 
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POWLR  PLANT 


UTILITIES 


WAYNE 
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April  17,  I95S 


4 * *-  11  *S*-*  r 


308  E.  BERRY  STREET 


Bear'd  of  Public  Works 
Cl ty  Hal  I 

Fort  tyoy ne,  Indana 


Gent I rroens 


Sot  ject* 


City  light  and  Power  *on.s'  Petition  to  Vacate 
tf.e  IJJ  Feet  west  End  Portion  of  Pennsylvania  St 


* rsrw  l l oht * « Dubois  Substation  wifi  require 
Needed  expansron  of  City  ug  - t Oubots  Substation* 

the  acquisition  of  additional  land  adjacent  to  the  present  Dubes 

The  land  sooth  of  tne  Substation  appear,  beat ‘suited  for ^ur^.s-- 
oansion  and  it  has  been  recorded  by ,.Bd  ,cqui,ition  with 
n:Ut^fo rr:«  end  Of  Pennsylvania  Avenue  west  of  Dubois  Street. 

|f  the  Pennsylvania  Avenue  vara t ion  is^acooni^she  ^9  ^ |?5 

r*.r.ndf  I n^t'hl’  oIr»r.  I n9  property  owner,  would  obtain  .be 

remaining  20  x 133  foo*  parcai. 

ritv  1 I Oht  would  then  be  In  a position  to  acquire  by  condonation 

p:r^r:b«r:.r;r‘-nr^s?"r:U8nth.°-ea>?:n^  xrsz  :;s  i, 

Avenu e* 

the° informat  ion  for  the  commencement  of  vacation  proceedings. 

Sincerely, 


ak 


Attachments  [2) 


Fred  Feustel 

General  Superintendent 


ect  Mr*  Wra.  Merrill 
Mr*  C.  Wo  Mac  Kay 


, 


* • ' “ 


REPORT  3U  EXPANSION  OF  DUbOIS  SUF»STA’inw 


By*  C.  W.  MacKey 
. . March  20,-  195^ 

Revi  sed- Apr  i I 9*  '953 


% 


E*Uf.rc  huildino  end  outdoor  tnn8fora*r,  *re  within  a w.r*  teoced  enclosure 
aocjt  30  fMt  alone  Dubois  Street  by  133  f«*f  from  .Dubois  Street  The. 

0(^Per*y  is  at  the  northwest  corner  0f  Dubois  Inters*'- 1 -on  *fth  Pennsylvania 
s lots  nb  • *<?  *36  of  Whim's  Second  Edition.  (See  drawing  from 

City  Engineer's  Office,  sneer  95  attached). 


>-' 


<-> 


JD'O  IS  OUU*  T O I I ■‘"“7  *' ' , 

ren-ty.  „.u  u.  ell  other  orooe't,es  tn»t  front  on  toe  west  side  o 
between  ilejmee  Avenue  end  the  south  extremity  of  Dubois  Street 


A II  feet  wide  uoonved  alley  runs  north-south,  psrnll.l  to  Dubois  Street,  be- 
in' , n tn.  rear  of  o.r  Dubois  Suo.tatioo.  This  allay  .s  west  f'ear)  boundary 
of  o-r  prenert y-.and  of 

Ojbo’Ss  , 

•ficDonala  Street. 

Pennsylvania  Street  (west  sound)  crosses  Dus'  is  Street  and  ends  •’  tne  east 
l.r.e  of  the  aforesaid  alley  next  west  of  Dubois.  Pennsy'vonls  stree'  width 
her.  is  £c  fewt.  it  widens  to  SO  f.et  east  oound  at  the  .Hey  next  east  of 

P'.'tv: : s 5Tr  &e*. 


>2 


nortn  of  Pennsy  Ivan  ta. 


• xfroet  feet  m'  de  which  is  the  ** 

alsc  as  Dubois  Street  westward,  ano  ends  °r  the  east  hr.e  o • a ore?>ai 

3 I J e i ' s t it  of  3dt-  ’ So 

r-  - street,  which -i»  tn,  „.„t  street  north  of  Pittsburgh,  also  crosses  Dubois 
westward,  tjt  runt  hues  on  .es'^rd;  It  crosses  Weoesh  Avenue  and  ends 
aoamst  Vert  Avenue,  .nich  is  tne  street  next  west  of  Vfabash  Avsnue. 

...  „ x...  . set  >n#s  worth  from  ftayns  Trace  on  tn.  so  th,  to  Vasnlngton  Bou.evard 
V T.ie  Mrto.  IT  emsses  **'  cn  Street  aod  Vsumee  Avenue,  er.  r^,«* 

rrJ?L  , r -tast-vres*  eMify,  ba’wee'*  Maumee  ano  W!rch,  running  west  bound  ‘ rom 
Duoola.  There  s also  an  east-west  ellwy,  between  Winch  me  pi  1 tsourgh,  rJjn‘V"9 
.„,boun:  »ro«  Duo.  , s.  There  is  ho  west  bound  alia,  from  Dubes  anywne'e  between 

Pittsburgh  and  Pennsylvania. 

rn<3  * th  -d  of  Out..  * is  somewhat  unusual.  Old  maos  show  that  it  ran  south  ‘o 
*rd  against  McDonald  Street,  which  ran  eastward  along  the  north  edge  of  Waoas 
rx,r  ri^ht  o t way,  from  Fletcher  Avenue  eastward  to  Kitch  Avenge. 

As  *on'  It'ons  now  »<isr,  there  are  return  curbs  io  the  east  sr.d  west  curb's  of 

• W denude  v,rth  ,f  me  ra ; • roa d right-of-way  at  Wabash  Avenue.  nes. 

Curts  cPmd  to  th*  Ola  position  ot  McDonalc  S»r#ef„  However,  AveDono , d :> 

r r - e " I a r fes'  on  ar  shown  on  shear  95  ^ ■ rV  -r  : ' ’ia?» 

t-x,  ..let  c . o.  rf  375  ,54b  Avenue,  adfecent  (,r#xt 

X r e " e s a natal  plating  worKS  on  the  east  sme  ct  w.vos.i  * 

nor*'.)  to  the  north  i i.ne  of  tne  railroad. 


report  O' 


a Si  ON  -V-  DUoOIS  SJBS  atiW* 


0»-  , * ! sc  tr  e a!  I *.’  ne**  west  of  Dube's,  now  end  southward,  at  an 

. _ , |,  rc  2Q  te^t  wloe  . orcr-pfa  *peved  ?ast-wast  eUey  mat  lies  adjacent 

s*  fo  the  prccert*  of  m,a  piatinr  company,  wti  ch  is  located  on  easr 

v » < ' va.ijsi  Avenue,  ju«t  north  0f  tne  Wabash  Rai  lroad  crossing  of  Wfebasn 

Tne  tmtl  J 53  toot  rjn  ct  Pennsylvania  Street,  westward  fret  Dubois.  Stree‘  *0 
r 3 0,  next  west  o*  Dyboir.  ; s ungraded,  unsurfaced  and  is  not  used  by  vehicles 
f roi*  »a  .a  iy  tor  any  vehicle  artry  eastworo  into  Dubois  Street.  These  alley 
vf  rave  a:cess  to  Djdc  i t,  and  to  Wabash  Avenue  via  Winch  Street  or  PI  f-tsourgh 

Srf  ««,  * r rr.v  oast-west  a I. ’ ey.  tnat  connects  Wabash  Avenue  to  Dubois  Street  at  ’he 

s-'.  - r>  r - o*  Dubois  Srreut.  Also  tne  alleys  mentioned  in  3°» 

|#>  t k?  is  aea  I ’ wi  tr  *n  advance  of  the  '-ecomneodar  i on  ot  tn.i  report, 

tc  '"d.viore  mat  or  proposal  to  close  +ne  end  gf  Pennsylvania  Street  from 

0 >•  is  St^  re’  westward  to  tne  a.  : 3v  ext  west  of  Dubo  s may  meet  wmh  some 
renonstra  -ce  bv  property  .owners  at  addresses  l3Ub-li+23  Wabash  Avenue,  beirg 
,r,  • 9 dozer  houses  whC,e  garages  (if  usable)  open  onto  the  alley  next  west  of 

o'*  ..  hut  woo  do  not  use  present  west  end  of  Pennsylvania  Street  for  entry 

Sr  Wabash  Avenue  or  Dubois  Street.  See  item  7-  Some  of  tne  house  owners 
„est  s 1 as  of  Pubcis  St^-eer?  norm  of  our  Substanon,  may  also  object. 


t . 


. , e ? need-  tc  acc  * re  more  land  at  Dubois  Substation  to  increase  the  • 

I tf  j.  acii’.es  the^e  tc  prooeHy  serve  tne  users  m tne  related  area,  in- 
ci.c.ng  needed  additional  serv.ee  to  the  all-important  City  Sewaoe  T-eetmenfr 
p’la-'t  or  Dwence-  A^en.e. 

' 3 Cera r ion  has  b -on  .van  m idea  of  acquiring  two  4O  foot  frontage  Iots 
7ul'  and  11,18  Dube  ’ s Street  - cots  33  and  3 U)  next  no~th  of  our  substation,  0*1 
,ntl  K.oe  of  Duo-.is  Street.  Each  of  these  is  133  'eef  deep  and  co-ta,nS  a 

5/irv»  ti  mouse  ot  f * , -■  1 V rerent  date  and  it  is  my  opinion  that  it  would  taxe 
$20,.  c m acquit  *hese.two  properties,  with  litf.e  credit  by  selling  the  houses 
ior  removal.  This  might  be  our  last  resort,  but  an  alternate  plerof  lesser  cost 
is  buomitte,  a&  our  recom- ’enda  r ion , namely* 

t - legal  action  to'  vacate  the  westerly  end  of  Pennsylvania  Street,  west  of 
> ' ib  Street  be  ■ 133  feet  tr  length  by  1*0  feet  wide,  extending  tor  153  feat 
westward  from  Dubois  Street  tc  the  8«5t  line  of  the  lie  foot  a ! ' ey  next  west  of 

Due  <•  s Street.  • 

10  above  C I x y util-ities  wculd  acquire  the  north  half  of  me  UO  x 1 35  4 o°+ 
vacated,  same  being  adjacent  south  against  ou-  p-eseht  south  fence  ot  sub-  _ 
-tj.io1-  Tht  scut-  half  Of  the  a-ea  vacated  would  go  to  the  owner  (M  • » '• 

n)  r.h.  ho  foot  front  by  .»  too.  Oe.p  corn.r  lo,  (Lot  -?7>  on  m. 
west  S ue  or  Dm  s Street,  being -the  tot  adjacent  tc  me  sourt  me  of  . .nnsy 
, Sf'"-=»et  o^ocxTised  to  -be  vacated. 

. . 

,K.  ^v,rkenstfir  was  -ortacted  oy  the  w -'^r  '«t  Pali  scout  selling  us  his  lot 
-v,  U,  5a.d  ne  wc  .Id  sell  m for  ^,000  and  stated  tha*  hfs  price  .nc.uded  his 
/„  " i*'on  of  our  t a vorau I e oos't.on  that  if  we  Bought  his  ««nd  we  cov.d  vacate 
^!l,4Xstr!e.  .ncr.^-.b,  acqui the  full.  kO  f-t.tr...  w.*f«  « *>n, 

J.oo.t  trc.-.to.-,e.  The  sssesseo  value  of  this  ot  is  Vb  > m ’ ■ ' tl600  as  is. 

A , J-U  sa"’  fo*-*  w.iyr.  e Board  of  Rea  I tors  rece^ly  9^ve  Q -+ 

w,r-tK>ut  any  opinion  of  a c 1 1 1 i one f DK'T ue  of  m5  ior  — ,!^  s acqu  1 r { ng 

;h,tcuth  MI?  eioth  of  Pe-ns,  i /anio  street  oy  to.  vcTHTSTtfl?* t — 

o*  Dubois. 


»r  : 


' ♦ Mr  , , «.  ' 

* ' ? i'rf  t e - * • 2 " ST*?-'  ( 

' i >“>.  ! 

v fCOr  'W*«fr  si 

j i ,■  ^ ^ ?*iv  • * r*  o c e * ■ * * 


. Ass,  - .ate  .^rey 

• * jif  . r jr  r-o.ie. 

ar  fce- 

*•  r ’ll*  1 ® S * I ' i 

' C S'-  it* 


cd  i , : ♦ e*  ivl^ ' sat).  • *y 
r{*n#'  ,r  ?ta  3 j v • n ' v'* 

) i i -a  - ,y  2 - ' '■  a ’ ' i .1  — 
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Signed 

Reply: 


vti — -- 


Signed 


SENDER:  REMOVE  4 
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FORT  WAYNE  2 


N D I A N A 


It?'  a/  - & 

April  17,  1958 


Board  of  Public  Works 
City  Hal  I 

Fort  Wayne,  Indiana 

Gentlemen:  Subject:  City  Light  and  Power  Works1  Petition  to  Vacate 

the  133  Feet  West  End  Portion  of  Pennsylvania  St. 

Needed  expansion  of  City  Light’s  Dubois  Substation  will  require 
the  acquisition  of  additional  land  adjacent  to  the  present  Dubois  Substation. 

The  land  south  of  the  Substation  appears  best  suited  for  our  ex- 
pansion and  it  has  been  recommended  by  Associate  City  Attorney,  William 
Merrill,  that  we  proceed  as  a first  step  in  our  needed  land  acquisition  with 
the  vacation  of  the  stub  end  of  Pennsylvania  Avenue  west  of  Dubois  Street. 

If  the  Pennsylvania  Avenue  vacation  is  accomplished,  City  Light 
as  one  of  the  abutting  property  owners  would  obtain  a parcel  of  land  20  x 133 
feet  and  Mr.  Frankenstein,  the  other  abutting  property  owner,  would  obtain  the 
remaining  20  x 133  foot  parcel. 

City  Light  would  then  be  in  a position  to  acquire  by  condemnation 
or  negotiated  purchase  the  present  land  owned  by  Mr.  Frankenstein  plus  the 
parcel  obtained  by  Frankenstein  upon  the  vacation  of  th e stub  end  of  Pennsylvania 
Avenue. 


Attached  you  will  find  Mr.  MacKay’s  report  on  this  proposed  land 
acquisition  together  with  a map  which  we  hope  wi 1 1 provide  the  Board  with  all 
the  information  for  the  commencement  of  vacation  proceedings. 


gk 

Attachments  (2) 


Sincerely, 

Fred  Feustel 

General  Superintendent 


cc:  Mr.  Wm.  Merri I I 

Mr.  C.  W.  MacKay 


REPORT  ON  EXFANS  I ON  OF  DUBOIS  SUBSTATION 


By:  C.  W.  MacKay 

March  20,  1 958 
Revised  April  9>  *958 


1.  Existing  building  and  outdoor  transformers  are  within  a wire  fenced  enclosure 
about  80  feet  along  Dubois  Street  by  133  feet  back  from  Dubois  Street.  The 
property  is  at  the  northwest  corner  of  Dubois  intersection  with  Pennsylvania 
Street,  Lots  /r35  and  of  White’s  Second  Edition.  (See  drawing  from 

City  Engineer’s  Office,  sheet  95  attached). 

2.  A Ilf.  feet  wide  unpaved  alley  runs  north-south,  parallel  to  Dubois  Street,  be- 
ing in  the  rear  of  our  Dubois  Substation.  This  alley  is  west  (rear)  boundary 
of  our  property,  and  of  all  other  properties  that  front  on  the  west  side  of 
Dubois,  between  Maumee  Avenue  and  the  south  extremity  of  Dubois  Street  at 
McDonald  Street. 

3.  Pennsylvania  Street  (west  bound)  crosses  Dubois  Street  and  ends  at  the  east 
line  of  the  aforesaid  alley  next  west  of  Dubois.  Pennsylvania  Street  width 
here  is  I4.O  feet.  It  widens  to  50  feet  east  bound  at  the  alley  next  east  of 
Dubois  Street. 

3a  Pittsburgh  Street,  40  feet  wide  which  is  the  next  street  north  of  Pennsylvania, 
also  crosses  Dubois  Street  westward,  and  ends  at  the  east  line  of  the  aforesaid 
alley  next  west  of  Dubois. 

3b  Winch  Street,  which  is  the  next  street  north  of  Pittsburgh,  also  crosses  Dubois 
Street  westward,  but  continues  on  westward;  it  crosses  Wabash  Avenue  and  ends 
against  Grant  Avenue,  which  is  the  street  next  west  of  Wabash  A.venue. 

3c  Wabash  Avenue  extends  north  from  Wayne  Trace  on  the  south,  to  Washington  Boulevard 
on  the  north.  It  crosses  Winch  Street  and  Maumee  Avenue,  en  route. 

3d  There  is  an  east-west  alley,  between  Maumee  and  Winch,  running  west  bound  from 
Dubois.  There  is  also  an  east-west  alley,  between  Winch  and  Pittsburgh,  running 
westbound  from  Dubois.  There  is  _no  west  bound  alley  from  Dubois  anywhere  between 
Pittsburgh  and  Pennsylvania. 

I|..  The  south  end  of  Dubois  is  somewhat  unusual.  Old  maps  show  that  it  ran  south  to 
end  against  McDonald  Street,  which  ran  eastward  along  the  north  edge  of  Wabash 
Railroad  right  of  way,  from  Fletcher  Avenue  eastward  to  Kitch  Avenue. 

5.  As  conditions  now  exist,  there  are  return  curbs  in  the  east  and  west  curbs  of 
Wabash  Avenue,  just  north  of  the  railroad  right-of-way  at  Wabash  Avenue.  These 
curbs  correspond  to  the  old  position  of  McDonald  Street,  However,  McDonald  Street 
is  now  vacated  in  irregular  fashion  as  shown  on  sheet  95  of  City  Engineer’s  map. 
There  is  a metal  plating  works  on  the  east  side  of  Wabash  Avenue,  adjacent  (next 
north)  to  the  north  line  of  the  railroad. 
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6.  Dubois  Street,  also  the  a I ley  next  we st  of  Dubois,  now  end  southward,  at  an 
excellent  18  to  20  feet  wide  concrete  paved  east-west  alley  that  lies  adjacent 
(next  north)  to  the  property  of  the  plating  company,  which  is  located  on  east 
side  of  Wabash  Avenue,  just  north  of  the  Wabash  Railroad  crossing  of  Wabash 
Avenue. 

7.  The  final  133  foot  run  of  Pennsylvania  Street,  westward  from  Dubois  Street  to 

the  alley  next  west  of  Dubois  is  ungraded,  unsurfaced  and  is  not  used  by  vehicles 
from  said  alley  for  any  vehicle  entry  eastward  into  Dubois  Street.  These  alley 
vehicles  have  access  to  Dubois  and  to  Wabash  Avenue  via  Winch  Street  or  Pittsburgh 

Street,  or  the  east-west  alley  that  connects  Wabash  Avenue  to  Dubois  Street  at  the 

south  end  of  Dubois  Street.  Also  the  alleys  mentioned  in  38. 

7a  Subject  $ 7 above  is  dealt  with  in  advance  of  the  recommendation  of  this  report, 

to  indicate  that  our  proposal  to  close  the  west  end  of  Pennsylvania  Street  from 
Dubois  Street  westward  to  the  a I ley  next  west  of  Dubois  may  meet  with  some 
remonstrance  by  property  owners  at  addresses  13^1-5”  1^23  Wabash  Avenue,  being 
about  a dozen  houses  whose  garages  (if  usable)  open  onto  the  alley  next  v/est  of 
Dubois  - but  who  do  not  use  present  west  end  of  Pennsylvania  Street  for  entry 
to  either  Wabash  Avenue  or  Dubois  Street.  See  item  7«  Some  of  the  house  owners 
on  v/est  side  of  Dubois  Street,  north  of  our  Substation,  may  also  object. 

8.  City  Utilities  needs  to  acquire  more  land  at  Dubois  Substation  to  increase  the 
electrical  facilities  there  to  properly  serve  the  users  in  the  related  area,  in- 
cluding needed  additional  service  to  the  all-important  City  Sewage  Treatment 
Plant  on  Dwenger  Avenue. 

9.  Consideration  has  been  given  to  idea  of  acquiring  two  i|0  foot  frontage  lots 

( li-j-llp  and  lij.18  Dubois  Street  - Lots  33  and  3b)  next  north  of  our  substation,  on 
the  west  side  of  Dubois  Street.  Each  of  these  is  133  feet  deep  and  contains  a 
substantial  house  of  fairly  recent  date  and  it  is  my  opinion  that  it  would  take 
$20,000  to  acquire  these  two  properties,  with  little  credit  by  selling  the  houses 
for  removal.  This  might  be  our  last  resort,  but  an  alternate  plan  of  lesser  cost 
is  submitted  as  our  recommendation,  namely: 

10.  Begin  legal  action  to  vacate  the  westerly  end  of  Pennsylvania  Street,  west  of 
Dubois  Street,  being  133  feet  in  length  by  Z|0  feet  wide,  extending  for  133  feet 
westward  from  Dubois  Street  to  the  east  line  of  the  I Zg.  foot  alley  next  v/est  of 
Dubois  Street. 

11.  Under  10  above  City  Utilities  would  acquire  the  north  half  of  the  Jj.0  x 133  foot 
area  vacated,  same  being  adjacent  south  against  our  present  south  fence  of  sub- 
station. The  south  half  of  the  area  vacated  would  go  to  the  owner  (Mr.  B.  J, 
Frankenstein)  of  the  i|.0  foot  front  by  133  foot  deep  corner  lot  (Lot  $37)  on  the 
west  side  of  Dubois  Street,  being  the  lot  adjacent  to  the  south  line  of  Pennsyl- 
vania Street  proposed  to  be  vacated. 

12.  Mr.  Frankenstein  was  contacted  by  the  wri ter  last  Fall  about  selling  us  his  lot 
$37.  He  said  he  would  sell  it  for  $5>000  and  stated  that  his  price  included  his 
recognition  of  our  favorable  position  that  if  we  bought  his  land  we  could  vacate 
Pennsylvania  Street  and  thereby  acquire  the  full  1+0  feet  street  width  as  more 
Dubois  frontage.  The  assessed  value  of  this  lot  is  $280  in  the  County  Court  House. 
Appraisal  by  the  Fort  Wayne  Board  of  Realtors  recently  gave  a value  of  |l,600  as  is, 
without  any  opinion  of  additional  value  of  his  lot  originating  from  his  acquiring 
the  south  half  v/idth  of  Pennsylvania  Street  by  the  vacating  of  this  street  v/est 

of  Dubois. 
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13.  Discussion  with  Mr.  W.  B.  Merrill,  Associate  City  Attorney,  indicates  advisability 
of  vacating  the  street  as  the  first  step  in  our  project,  rather  than  buying  Mr. 
Frankenstei n *s  lot  as  first  operation.  In  the  latter  case  we  would  depend  on  our 
position  thereafter  as  \00%  owner  on  both  sides  of  the  last  133  feet  of  west  end 
of  Pennsylvania  Street,  in  any  proceedings  for  vacating  same. 

II4..  If  remonstrances  as  indicated  in  7a  should  prevent  vacating  Pennsylvania  Street 
as  proposed,  we  would  not  be  interested  in  acquiring  the  Frankenstein  lot,  as  we 
would  not  want  the  enlarged  substation  to  be  split  by  a legal  street. 

Ip*  It  seems  fair  to  assume  that  Mr.  Frankenstein  will  not  oppose  the  vacating  of 

Pennsylvania  Street  as  we  propose,  because  it  would  make  his  lot  more  attractive 
to  us  after  the  vacating  of  the  street  was  accomplished. 

16.  Since  this  project  is  in  the  nature  of  a necessity  rather  than  merely  a con- 
venience to  City  Utilities,  it  is  to  be  observed  that  applicability  of  condemnation 
proceedings  to  this  situation  could  be  a deterrent  to  any  potential  future  increase 
in  the  asking  price  for  the  lot  beyond  the  verbal  quotation  of  $5»000  given  to  the 
wri ter  by  Mr.  Frankenstein  last  Fall. 

17.  Discussion  with  Traffic  Engineer  J.  White  dealt  with  a former  project  to  continue 
Pennsylvania  Street  westward  into  Hayden  Street,  etc.  as  an  East-West  Throughway 
for  the  City.  This  project  was  discarded  several  years  ago  in  favor  of  present 
proposal  to  make  Taylor  Street  - New  Haven  Avenue  become  the  main  traffic  artery 
east-west.  That  makes  a local  neighborhood  matter  out  of  any  westward  extension 
of  Pennsylvania  Street.  I doubt  that  property  owners  in  this  neighborhood  would 
agree  to  the  assessment  attendant  upon  extending  Pennsylvania  Street  westward, 
even  as  far  as  'Wabash  Avenue.  Tokheim  is  wel  I served  by  Wabash  Avenue  into  Wayne 
Trace,  to  the  south;  likewise  via  Maumee  Avenue  or  Washington  Street,  located 
northerly  from  their  buildings  on  each  side  of  Wabash  Avenue,  south  of  Wabash 
Railroad. 


B.  0.  # 181;- '£8  Date May  IS.  19  S8 

To i Ir.  Edward  Green, City  Engineer 

Su bject  Declaratory  - 971-19S8  Pennsylvania  Street 

For  the  Vacation  of  Pennsylvania  Street  from  the  west  property  line  of 
Dubois  Street  to  the  east  property  line  of  the  first  alley  west  of 
Dubois  Street. 

Prepare  Assessment  Roll  of  Benefits  and  Damages. 

S/  B»  J.  Swanson 
S/  John  Cooper 
S/  Orin  M.  Darling 
BOARD  OF  PUBLIC  WORKS 

JLH:c 

Signed  Enel.  Res,  & P.  0.  List 

Reply:  10-29-58 


Signed 


SENDER:  REMOVE  & KEEP  2ND  COPY  — RECEIVER:  ANSWER  KEEP  3RD  COPY  & RETURN  1ST  COPY  TO  SENDER. 


V 


ir.r.j  r 


Warranty  Serb 


QJbtB  Jnbrnturr  •ttnrBfrttj.  That  BEUU lHL  J.  FEAlJETh’S'T’i:*  and  'MSZAZi  1 « 
;jLMCT:;ST^IN,  hit  wife,  both  over  the  a_;e  of  twenty-one 


'<  *< 


of  Alien  County,  in  the  State  of  Indiana 

Convey  and  Warrant  lo  THE  CITY  CT  TOE?  TkTlZ,  ICTlTA,  AT.  ir.di-ua  liUnicipal 

5.  \ rat  i n 

of  alien  County,  in  the  State  of  Indiana  , for  and  in  consideration 

of  two-thousand  ($2,CCUCu)  Dollars, 

the  receipt  whereof  it  hereby  acknowledged,  the  following  described  Real  Estate  in 
Allen  County  in  the  State  of  Indiana,  to-wit : 

Lot  rubbered  thirty-seven  [zn)  in  Trite's  Second  Addition  to  the  rdty  of  Tort 
iayne,  according  to  the  plat  thereof  as  recorded  in  >ed  Becord  au.bered  fifty- 
live  (55),  at  pa^e  five-bundred-ei^.t  (506)  of  the  records  in  the  office  of  the 
recorder  of  Allen  County,  Indiana,  together  with  any  vftcated  part  of  Pennsyl- 
vania Street  adjoin^h^;  said  rral  estate, 

Suoject  to  tine  taxes  for  t e year  195?,  payable  in  1958  and  to  all  witeeq^er.t 

-t 

and  to  all  asMsac^r.ta  for  public  lap r asnts  ich  tecai*  a lien  after 


c / 


LEGAL  DEPARTMENT 

PAUL  W.  PHILIPS 
WILLIAM  F.  McNAGNY 
RICHARD  T.  DOERMER 


CHitg  of  JIFort  ia^ne 

^Indiana 


June  5 1958 


Board  of  Public  Works 
City  Hall 

Fort  Wayne,  Indiana 

Re:  Abstract  of  Title  to  Lot  Number  37  in  White*s 

Second  Addition  to  the  City  of  Fort  Wayne, 

Allen  County,  Indiana. 

Gentlemen : 

I have  examined  the  abstract  of  title  to  the  above  described 
real  estate,  Vi/hich  is  last  certified  to  date  of  May  19,  1958, 
at  8:00  A.  M.  by  Allen  County  Abstract  Company  under  Certifi- 
cate No.  3413,  and  find  a merchantable  title  in  the  name  of 
BtRNARD  J.  FRANKENSTEIN,  subject  to  the  following: 

1.  This  real  estate  adjoins  Pennsylvania  Street  on  the 
North  and,  as  you  know,  said  Pennsylvania  Street  has  been  va- 
cated from  the  West  property  line  of  Dubois  Street  to  the  East 
property  line  of  the  first  alley  West  of  Dubois  Street  under 
Declaratory  Resolution  971  which  was  confirmed  May  15,  1958. 

By  reason  of  such  vacation  confirmation  the  title  owner  of  the 
above  described  real  estate  has  acquired  one-half  of  said  va- 
cated Pennsylvania  Street  and  by  the  terms  of  the  offer  to  and 
acceptance  by  Mr.  Bernard  J.  Frankenstein,  this  vacated  por- 
tion of  Pennsylvania  Street  becomes  a part  of  the  real  estate 
under  such  offer  and  acceptance.  The  deed, therefore , to  the 
City  of  Fort  Wayne  should  contain  a description  of  this  vacated 
portion  of  Pennsylvania  Street  as  well  as  of  the  real  estate 
described  above. 

2.  I call  your  attention  to  the  zoning  ordinance  of  the 
City  of  Fort  Wayne  in  effect  March  1,  1955,  limiting  the  use 
of  the  real  estate  and  the  construction  of  improvements  on  it. 
The  real  estate  is  classified  into  an  WR-2W  Zone  and  is  limited 
in  use  to  the  types  contained  in  such  classification. 

3.  I find  the  following  taxes:  For  the  year  1957  May  in- 

stallment $7.84  and  November  installment  $7.84.  For  the  year 
1958  the  taxes  are  a lien  but  the  amount  is  not  yet  computed. 

By  the  terms  of  your  offer  to  purchase,  the  City  is  to  assume 
these  taxes. 


Board  of  Public  Works  --  page  2 


June  5 1958 


The  plat  of  this  real  estate  shows  it  to  have  a frontage  on 
Dubois  Street  of  40  feet  and  an  indefinite  depth.  The  plat 
also  shows  it  to  adjoin  a public  way  of  some  nature  on  the 
north,  having  a width  of  40  feet.  It  also  shows  it  to  adjoin 
on  the  rear  a public  way  of  undetermined  width.  Reference  is 
made  to  Item  20  of  the  abstract  concerning  the  opening -vaca- 
tion proceedings  not  directly  affecting  this  real  estate  but 
setting  out  a plat  thereof,  which  plat  establishes  this  real 
estate  to  have  a frontage  of  40  feet  on  Dubois  Street,  a depth 
of  133  feet,  the  North  line  of  which  adjoins  Pennsylvania 
Avenue,  and  the  rear  line  abutting  an  alley  14  feet  in  width. 

I assume  these  dimensions  and  locations  to  be  correct  since 
they  appear  to  have  been  prepared  by  the  City  Engineer  of  the 
City  of  Fort  Wayne. 

Title  is  abstracted  to  date  and  time  first  shown  above  and  any 
transactions  affecting  title  since  that  date  and  time  are  not 
covered  by  this  opinion.  The  rights  of  any  person  or  persons 
in  possession  should  be  determined.  Unpaid  bills  for  materials 
or  labor  furnished  this  real  estate  within  sixty  days  prior  to 
date  of  last  abstract  certificate  could  ripen  into  mechanic's 
liens.  The  existence,  if  any,  and  location  of  utility  lines 
furnishing  service  to  this  real  estate  are  not  shown  by  the 
abstract  and  should  be  determined  by  you.  It  is  my  understand- 
ing that  this  real  estate  is  unimproved  and  that  there  probably 
would  be  no  utility  charges  for  utility  services  against  it; 
however,  if  you  deem  it  necessary,  this  should  be  checked. 

The  following  procedure  is  suggested  in  the  closing  of  this 
transaction : 

1.  Determine  if  councilmanic  approval  has  been  given  for 
this  purchase;  if  not,  then  an  ordinance  authorizing  this  pur- 
chase should  be  introduced  in  Council. 

2.  A proper  warranty  deed,  containing  sufficient  federal 
documentary  stamps,  executed  by  the  owner  and  his  spouse,  set- 
ting forth  the  proper  grantee  (City  of  Fort  Wayne  in  its  utility 
capacity)  should  be  delivered  to  you  together  with  a proper 
closing  affidavit. 

3.  When  the  above  have  been  complied  with  and  the  consid- 
eration paid,  the  deed  should  immediately  be  recorded. 

4.  A letter  should  then  be  addressed  to  the  Auditor  of 
Allen  County  setting  forth  the  purchase  and  requesting  the  re- 
moval of  this  real  estate  from  the  tax  duplicates. 

Very  truly  yours. 


William  B.  Merrill, 
Associate  City  Attorne 


p.  o.  : i8U-»58 

Mr.  Sdvard  Green,  City  Engineer 
Lecl&ratory  - 971-1958  Pennsylvania  Street 


33-38U-1 
May  IS,  1958 


; or  the  Vacation  of  Pennsylvania  Street  from  the  west  property  line  of 
Lufcois  Street  to  the  srst  property  line  of  the  first  alley  west  of 

Uibois  street. 

rc[>u\j  At-  assent  Roll  of  Benefits  and  Damages • 


S/  J.  Swanson 
0/  John  Cooper 
S/  Or  in  *■.  Darling 

rtPuc  vAs 
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OFFER  TO  PURCHASE 


Fort  Wayne,  Indiana 
April  24,  1958 

To  Bernard  J.  Frankenstein  and  Marion  Frankenstein, 

Fort  Wayne,  Indiana 

The  CITY  OF  FORT  WAYNE,  INDIANA,  an  Indiana  municipal 

corporation,  by  and  through  its  Board  of  Public  Works,  does 

hereby  offer  to  purchase  from  you  the  property  known  as: 

Lot  Number  37  in  White's  Second  Addition 
to  the  City  of  Fort  Wayne,  Allen  County, 

Indiana,  together  with  any  vacated  part 
of  Pennsylvania  Street  adjoining  said 
real  estate, 

for  the  sum  of  Two  Thousand  ($2,000.00)  Dollars  in  cash  to  be 
paid  upon  the  delivery  of  a good  and  sufficient  warranty  deed 
and  conditioned  upon  the  following: 

1.  This  offer  to  purchase  is  conditioned  solely  upon  the 
vacation  of  Pennsylvania  Street  from  the  west  property  line  of 
Dubois  Street  to  the  first  alley  west  of  Dubois  Street;  City 
of  Fort  Wayne,  Indiana,  agrees  to  process  vacation  proceedings 
to  conclusion  but  in  the  event  said  proceedings  result  in  said 
portion  of  Pennsylvania  Street  not  being  vacated,  then  this 
offer  to  purchase  shall  become  null  and  void. 

2.  This  offer  is  further  based  upon  a good  merchantable 

title  to  be  evidenced  by  complete  ^nd  properly  prepared  abstract 
of  title  certified  to  war-rgnty 


de^d-r  to  be  furnished  bv  /jL he  owners  of  said  property  within  te-n- 
QO)  days  after  vocation  of  said  portion -of  Ponnsyl vania  Street- 
Jrs~~c-omple  Luit; — - 

3.  Possession  is  to  be  given  upon  the  delivery  of  said 
deed.  City  of  Fort  Wayne,  Indiana,  will  assume  the  taxes  of 
the  year  1957  due  and  payable  in  the  year  1958  and  all  assess- 
ments and  liens  for  municipal  improvements  which  are  completed 

after  this  date. 


OFFER  TO  PURCHASE 


Fort  Wayne,  Indiana 
April  24,  1958 

To  Bernard  J.  Frankenstein  and  Marion  Frankenstein, 

Fort  Wayne,  Indiana 

The  CITY  OF  FORT  WAYNE,  INDIANA,  an  Indiana  municipal 

corporation,  by  and  through  its  Board  of  Public  Works,  does 

hereby  offer  to  purchase  from  you  the  property  known  as: 

Lot  Number  37  in  White’s  Second  Addition 
to  the  City  of  Fort  Wayne,  Allen  County, 

Indiana,  together  with  any  vacated  part 
of  Pennsylvania  Street  adjoining  said 
real  estate, 

for  the  sum  of  Two  Thousand  ($2,000.00)  Dollars  in  cash  to  be 
paid  upon  the  delivery  of  a good  and  sufficient  warranty  deed 
and  conditioned  upon  the  following: 

1.  This  offer  to  purchase  is  conditioned  solely  upon  the 
vacation  of  Pennsylvania  Street  from  the  west  property  line  of 
Dubois  Street  to  the  first  alley  west  of  Dubois  Street;  City 
of  Fort  Wayne , Indiana,  agrees  to  process  vacation  proceedings 
to  conclusion  but  in  the  event  said  proceedings  result  in  said 
portion  of  Pennsylvania  Street  not  being  vacated,  then  this 
offer  to  purchase  shall  become  null  and  void. 

2.  This  offer  is  further  based  upon  a good  merchantable 
title  to  be  evidencecMp/  ^yon^pl^te  ayhd  properly  prepared  abstract 
of  title  certified  to  a-p p r o x i-m£t 

d«s ad,  to  be  furnished  by  the  owners  of  said  property  within 

-ter 


3.0)  days  after 

1 o t o d 

3.  Possession  is  to  be  given  upon  the  delivery  of  said 
deed.  City  of  Fort  Wayne,  Indiana,  will  assume  the  taxes  of 
the  year  1957  due  and  payable  in  the  year  1958  and  all  assess- 
ments and  liens  for  municipal  improvements  which  are  completed 

after  this  date. 
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NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


Fort  Wayne,  Indiana, 


2,  1958 


971 

To  R°b e r t L . & V i rgin i a A . ^upp 
5219  fijlc  cieiian  Street 
Fort  Wayne,  Indiana- 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory  971-195$ 

pass  Improvement/Resolution  No .‘ 

providing  for  the  vacation  of  Feunnylvania  Street  ft  CM  the  west  property  line  of 

Dubois  Street  to  the  east  property  line  of  the  first  alley  west  of  PafeoiUt  Street* 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 


The  Board  has  fixed Q!*> 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 


You  are  hereby  notified  that 


Lot  31  Whites  2nd  A ddition 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


J.  L.  HALLETT,  Secretary 


BOARD  OF  PUBLIC  WORKS 

CITY  HALL 

Fort  Wayne  2,  Indiana 
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